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1 . In fcld-April 1953, source observed that control platforms wore being built 25X1 X 
near Schoenfliess on the Karow-Birkenwerder railroad line*-*- 

2. In late April, source learned that earth works on the Rermigsdorf-Brieselang 
railroad line would be completed in about two months. The surveying bureau 
was ordered to stake off the further course of the line involved. 2 


3. 

25X1 X 
25X1 

i I I*. 


! 


In late April, source observed that preparatory work for the improvement of 
the line between Uuhlheide and Karow on the Berlin Outer Freight Ring had 
been started* All grades in this line section r.ust he below the ratio of 
1:400 raters and no curves must have a smaller radius than 2,0C0 meters. 3 

| Directorate General, Railroads, Berlin, on 8 
April 1953, the regional railroad headquarters involved were ordered to 
see to it that the steel superstructures of the following bridges be 
dismantled by the dates mentioned: 


Number of Location Completion Bate 

Supers t ructures in 1953 


I 

| 


X 

O 


2 


I 


Bomholmer Strasse % ?'ay 

at kilometer marker 135*604 on the 20 »» 

Borka-Falkenberg railroad line 

at kilometer marker 14-356 on the 30 April 

Frfurt— Sangerhausen railroad line 

at kilometer marker 28*62 on the 5 ay 

tkxissonfels-Zeitz railroad line 

at kilometer marker 72*844 on the 15 11 


^iudietendorf-Ritschehhausen railroad line 
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3 at kilometer narker 62*178 on the 15 13ay 

Gross Bothen-Oririra railroad line 

1 at kilometer narker 145.503 on the 30 April 

Berlii^Ialbe^lahkenheiti railroad line * 4 


[ k« On 2 April 9 source observed that no ^reparations for the reconstruction 

I 1 of the railroad bridge over the Neiss© River near l*askau had been made- 

on the western ‘bank of the river* The railroad emba rikment on the east 
side of the river was being reconditioned* Two construction sheds*, 12 
. narrow~gaug6 field railroad cars* a conveyor belt and 3 workers were 
25X1 X observed there. 5 


25X1 

25X1 


6 . 

7® 

8 » 

9. 


In early April, source learned that work on the reconstruction of the 
railroad viaduct near Herrhhut on the Loebau-Zittau railroad line had 
been started® ® 


In mid April s source learned from a trustworthy acquaintance that a 
shunting station was under construction at Koenigs te in near Rad Schandou. 


I ~| ga -nl«« t.ha Kimwt^n rail road station 

to 'be constructed at the station 


dated 12 Parch 195 3 * 
ehous the trackage 


Source obtained the following information ! dated 
26 February 1953, » and related to the improvement of the Be Isig -Brandenburg 
railroad line® 


25X1 


a„ The project, which was originally scheduled to be executed in 1953/1954* 
will be executed in 1954/1955 • 


b„ The rails of the line* which are of type 6 and 10* are too weak and 

besides are overage . flinty percent of the ties are not adequate for the 
heavy traffic on the line* 

it is intended to reinforce the permanent way of the line so that 
It will be capable of an axle pressure of 13 tons* Excessive grades 
mid two narrow curves will be eliminated j the temporary bridge over 
the Flans River In to be replaced by a permanent structure* and the c 

inadequate safety and signal installations are sckeduLed to be nodernized* ' 


25X1 A 

25X1 A 
25X1 A 

] 


l w I Comm ent o Schoenflioss is on the Hordring Berlin which ms completed 

in late 19527 It was originally not scheduled to serve as a railroad check 

point 


| JC oinment ® This information refers to the Nordwestrirg Berlin which 

is under" construction , In 1953* the Nordwe string was to be: bull only as 

far as Briesslap^t Thu ^aomtanaiit way of the lino was fcc ho compie 

25 August 195371 I * The c onstruction of t he Prieselang- 

Wustermark line section was postponed to 1954 * 
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I Con nento In 1954, this eastern section of the Berlin Outer Freight 
Ring was scheduled to be double-tracked and the course of the line 
improved J I 

I | Comerit „ The bridge section mentioned will be used on the fTordvje string 
Berlin. Since steel is a critical item in East G^rcany, the East German 
railroad authorities dismantle all the bridges 1 k the corpse of dismantled 
second tracks. The Gross Bcthen-Grinna line is the only single-track line 
mentioned in the tabulation. This line was also dismantled e 


, Comment * The beginning of construction work at the eastern end of 

over the Neisse River near 1'uskau was reported previously. 
1 r . Tbs reconstruction of the bridge vas included in the 


1953 railroad construction program* 


Comment* This information refers to the reconstruction in a 


p^x ui^.ife nt vay^ of the two central arches of this railroad viaduct which was 


demolished at the end of the war 


[ I Comment a This information is received for the first time© Bad 

SehanoauTis the most important railroad border station on the German*- 
Czechoslovakian frontier. The installation at present handles 50C to 600 
freight cars daily in every direction. This volume of traffic is too heavy 
for the installations available there. It is therefore possible^ that 
Koenigstein railroad station, about 6 km west of Bad Schand&u, is to be 
enlarged in order to ease the traffic strain on Bad Scbandau railroad station. 


I I Gc^nte For original plan, see Annex* Kuestr in is an ix-irortent ^ 

border crossing point used for Soviet transit traffic. Inf orr at ion on tae 
enlargement of this installation which appears to make slow progress was 
transmitted previously „ 


| Comment* The improvement of the Bel zig«*lf*andenbur g railroad line ws-3 
inclTidedTrTthe 1953 railroad construction program* 
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